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INTRODUCTION 

The  purpose  of  Access  Plans  is  to  analyze  the  impacts  on  the  transportation  system  of  new  construction  and 
the  rehabilitation  of  existing  structures.  In  order  for  the  Transportation  Department  to  review  a  development 
project,  a  thorough  evaluation  is  needed  of  vehicular  and  pedestrian  traffic,  parking,  transit  usage,  site  circula- 
tion, loading,  and  construction-related  activity.  An  Access  Plan  should  include  the  following  components:  (1) 
a  transportation  impact  analysis;  (2)  a  proposed  package  of  mitigation  measures;  and  (3)  procedures  and 
mechanisms  for  monitoring  the  implementation  of  the  mitigation  measures. 

Objectives 

As  Boston's  economy  grows,  access  into,  out  of,  and  within  the  City  has  become  an  increasingly  important 
issue.  The  objectives  of  the  Access  Plan  program  are: 

—  to  provide  factual  transportation  information  on  the  proposed  project; 

—  to  insure  that  new  development  is  properly  and  adequately  sei^ved  by  transportation  facilities; 

—  to  identif}'  appropriate  traffic  mitigation  measures; 

—  to  identify  proper  monitoring  mechanism  to  ensure  that  needed  mitigation  measures  will  be  im- 
plemented and  their  effectiveness  will  be  measured. 

Access  Plan  requirements  now  exist  in  a  variety  of  City  regulations,  including  the  Zoning  Code,  and  are 
enforced  through  administrative  agreements  with  the  Boston  Redevelopment  Authority,  the  Public  Improve- 
ments Commission,  the  En\'ironment  Department,  and  the  Inspectional  Sei^vices  Department. 

What  projects  require  an  Access  Plan? 

The  threshold  for  the  Access  Plan  requirement  is  different  for  projects  located  in  downtown  Boston  and  in 
the  neighborhoods.  The  table  below  indicates  the  thresholds  for  Access  Plan  submittal.  The  thresholds  listed 
for  Downtown  are  specified  in  Article  31  of  the  Boston  Zoning  code,  which  establishes  environmental  and 
design  development  review  procedures  for  the  downtown  area. 

Neighborhoods  Downtown  (East  of  Mass.  Ave.) 

Commercial  100,000  sq.  ft.  50.000  sq.  ft.  new;  100,000  conversion 

Retail  50,000  sq.  ft.  50,000  sq.  ft.  new;  100,000  conversion 

Residential  30  units  50,000  sq.  ft.  new;  100,000  conversion 

The  City  may  request  an  Access  Plan  for  projects  involving  other  uses  not  listed  above,  or  that  do  not  exceed 
the  thresholds,  if  they  are  deemed  likely  to  create  significant  transportation  impacts. 

This  document  provides  guidelines  for  preparing  an  Access  Plan.  These  are  general  guidelines;  not  every 
component  of  an  impact  study  listed  below  will  apply  to  every  project.  However,  the  final  plan  must  incorpo- 
rate the  components  relevant  to  the  project  under  review,  as  determined  in  the  scope  approved  by  the  Boston 
Transportation  Department  (BTD). 

The  project  sponsor  should  submit  a  proposed  scope  of  work  for  the  Access  Plan  for  review  and  approval  by 
the  BTD  and  the  Boston  Redevelopment  Authority  (BRA).  The  BTD  will  review  it  for  comprehensiveness  and 
technical  approach,  and,  in  cooperation  with  the  BRA,  approve  it  as  the  basis  for  the  Access  Plan.  For  projects 
which  are  subject  to  Article  31  review,  the  BTD's  approved  scope  of  work  will  be  incorporated  into  the  BRA's 
scope  for  the  Project  Impact  Report. 

The  Access  Plan  should  be  submitted  to  the  BTD  and  the  BRA  as  a  draft  for  review.  Both  agencies  will 
review  it  for  completeness  and  accuracy,  and  may  require  further  information  and  corrections  as  appropriate. 
The  plan  should  not  be  finalized  until  both  the  BTD  and  BRA  staff  review  is  completed. 

The  final  Access  Plan  may  be  the  basis  for  an  Access  Plan  Agreement,  a  legal  agreement  between  the  City 
and  the  project  sponsor  specifying  the  measures  necessary  to  mitigate  the  impacts  of  the  proposed  project, 
and  committing  the  project  sponsor  to  their  implementation.  The  Agreement  may  also  describe  monitoring 
procedures  to  verify  compliance  and  to  evaluate  the  effectiveness  of  the  mitigation  measures. 


Please  direct  all  correspondence  related  to  Transportation  Access  Plans  to: 

Development  Review  Section 
Boston  Transportation  Department 
Boston  City  Hall 
Boston,  MA  02201. 

ACCESS  PLAN  GUIDELINES 

These  guidelines  describe  the  elements  of  an  Access  Plan.  The  scope  prepared  by  the  project  sponsor 
should  include,  but  not  be  hmited  to,  these  elements. 

(1)  Project  summary 

This  section  should  contain  the  following  background  information  about  the  proposed  project. 

•  Project  name  and  street  address 

•  Project  location  including  adjacent  intersections 

•  Project  sponsor's  name,  address,  telephone  number,  and  name  of  contact  person 

•  Anticipated  construction  starting  and  completion  dates 

•  Current  zoning  designation  of  the  project,  and  code  requirements  with  regard  to  parking,  loading 
bays  and  building  scale 

•  Required  permits,  variances,  and  licenses. 

(2)  Project  description 

This  section  should  describe  the  proposed  project's  use,  size,  and  transportation  facilities,  as  follows: 

A)  Identify  the  anticipated  uses  for  the  project  (e.g.  office,  retail,  hotel,  residential,  other).  For  each  use, 
provide  the  following  information,  as  appropriate. 

•  Site  area  (square  feet) 

•  Building  gross  leasable  square  feet 

•  Floor-area  ratio 

•  Number  of  dwelling  units  and  number  of  bedrooms 

•  Number  of  hotel  rooms 

•  Building  height  and  number  of  stories 

•  Number  of  on-site  parking  spaces 

•  Number  and  dimensions  of  loading  docks 

B)  Submit  an  8-1/2  by  11-inch  section  of  a  1:400  scale  map  showing  the  project  location,  surrounding 
streets,  and  their  circulation  pattern.  Indicate  the  Study  Area  boundary  and  the  intersections  to  be  analyzed. 
On  a  separate  map,  also  identify  nearby  bus  and  rapid  transit  routes  and  stops  and/or  public  parking  facilities. 

C)  Submit  a  site  plan  for  the  project,  indicating  pedestrian  and  vehicular  circulation  patterns;  project 
entrances  and  exits,  drop-off  and  pick-up  locations  and  taxi  stands  (if  applicable);  and  curb  cut  widths.  Dump- 
ster  locations,  loading  docks,  and  their  storage  and  receiving  areas  should  be  identified. 

D)  Provide  a  plan  that  describes  the  physical  layout  of  the  proposed  parking  facility.  Include  the  following 
information. 

•  Number  of  spaces  on  each  level 

•  Location  and  dimensions  of  parking  spaces,  ramps,  aisles,  ceiling  heights,  turning  radii  and  curb 
cuts 

•  Queuing  space  and  location  of  entry/exit  gates 

•  Location  of  carpool,  vanpool,  handicap  and  bicycle  spaces 

(3)  Impact  analysis 

This  section  should  evaluate  the  impacts  of  the  vehicular  and  pedestrian  traffic  generated  by  the  project  on 
the  street  and  sidewalk  network,  parking  availability,  and  the  public  transportation  system,  focusing  on  the 


study  area  and  the  horizon  years  as  specified  in  the  approved  scope.  It  should  also  detail  the  transportation 
operations  of  the  project  itself  its  delivery  and  service  vehicle  access;  internal  circulation,  vehicular  and 
pedestrian;  parking  management  and  allocation. 

In  order  to  separate  the  impacts  of  the  proposed  project  from  those  of  other  developments  that  will  take 
place  independent  of  this  project,  the  study  should  analyze  the  following  three  scenarios:  (1)  a  base-case  study 
of  existing  conditions;  (2)  a  no-build  scenario  that  looks  solely  at  the  impacts  of  the  background  development 
in  the  study  year;  and  (3)  a  build  scenario  that  looks  at  the  impact  of  the  project  in  combination  with  back- 
ground development  in  the  study  year. 

A)  Methodology 

1)  Process:  For  each  of  the  modes  noted  below,  describe  conditions  in  the  study  area  under  each  of  the 
following  scenarios: 

•  base-case:  existing  conditions 

•  no-build:  conditions  in  horizon  year  assuming  the  project  is  not  built 

•  project  build:  in  horizon  year. 

The  horizon  year  is  generally  assumed  to  be  one  year  after  the  project  date  of  project  completion. 

Forecasts  of  a  project's  effect  on  transportation  systems  should  be  based  on  the  standard  four-step  analysis: 
trip  generation,  trip  distribution,  modal  split,  and  trip  assignment;  and  should  be  conducted  for  the  peak 
period(s).  When  preparing  an  Access  Plan,  total  trips  generated  by  a  given  site  should  be  separated  into  work 
and  non-work  trips.  The  units  used  should  be  either  trips-per-square-foot  or  trips-per-unit  (in  the  case  of 
residential  development).  Likewise,  for  modal  split  and  vehicle  occupancy,  rates  for  different  trip  purposes 
and  times  of  day  should  be  distinguished  as  appropriate. 

For  the  No-Build  and  Build  scenarios,  projects  planned  or  under  construction  should  be  listed,  and  the  trips 
generated  by  them  should  be  included  as  "background  dexelopment."  A  list  of  pending  projects  is  available 
from  the  BRA. 

In  the  case  of  a  project  involving  rehabilitation,  change  of  use,  or  enlargement  of  an  existing  building,  the 
Access  Plan  should  present  net  additional  traffic  as  a  result  of  the  project.  The  existing  conditions  analysis 
should  take  into  account  the  building's  transportation  characteristics  under  the  old  use;  the  build  scenario 
should  show  those  volumes  subtracted  and  replaced  by  the  volumes  generated  by  the  new  use. 

B)  Assumptions: 

The  Transportation  Department  has  compiled  a  set  of  trip  generation  and  modal  split  rates  developed  by 
the  Central  Transportation  Planning  Staff  (CTPS).  These  rates,  which  are  included  in  Appendix  A,  may  be 
used  for  transportation  impact  analyses.  Other  appropriate  sources  include  Census  information,  ITE  Trip 
Generation  and  Parking  Generation  Manuals,  ULI  Parking  Generation  Reports,  and  previous  Access  Plans, 
Environmental  Impact  Reports  and  transportation  studies.  The  project  sponsor  should  justify  why  the  as- 
sumptions used  are  appropriate  for  the  proposed  project. 

Project  sponsors  are  encouraged  to  conduct  sui"veys  of  buildings  with  similar  uses  and  in  comparable 
locations  to  derive  more  accurate  trip  generation,  distribution  and  modal  split  rates. 

As  more  information  becomes  available  about  travel  characteristics  in  Boston,  better  forecasting  of  future 
impacts  will  be  possible.  The  rates  listed  in  Appendix  A  will  be  revised,  updated  and  elaborated  as  the  City 
obtains  better  data  from  Access  Plans,  Monitoring  Reports,  and  planning  studies. 

C)   Impact  Analysis: 

1)  Traffic  Analysis:  This  subsection  should  indicate  traffic  volumes  in  major  corridors  and  calculate 
levels  of  service  for  intersections  identified  in  the  scope.  Capacity  for  intersections  in  downtown  should 
be  adjusted  as  appropriate  to  reflect  the  practical  capacity  in  the  peak  hour. 


Levels  of  service  may  be  expressed  according  to  the  procedures  of  either  Circular  212,  in  terms  of 
volume/capacity  ratios,  or  the  1985  Highway  Capacity  Manual,  in  terms  of  seconds  of  delay. 

2)  Parking  Analysis:  This  subsection  should  present  parking  supply  and  demand  relationships,  both 
for  the  project  itself  and  study  area  as  a  whole.  If  existing  parking  spaces  would  be  displaced  as  a  result  of 
the  project,  similar  data  should  be  presented  for  the  lost  spaces.  Depending  on  the  type,  location  and  size 
of  the  project,  a  survey  of  parking  supply  in  the  surrounding  area  may  be  required.  Both  total  number  of 
spaces  available  and  their  usage  (capacity,  peak  accumulation,  and  turnover)  should  be  determined.  The 
parking  needs  of  the  following  user  groups  should  be  distinguished: 

•  residents 

•  hotel  guests 

•  workers/employees 

•  visitors/shoppers,  etc. 

•  bicyclists. 

The  number  of  parking  spaces  to  be  provided  for  each  user  group  should  be  given,  and  any  shortfall 
identified. 

The  conditions  under  which  existing  on-site  parking  exists — e.g.,  temporary  permit,  licensed  open-air 
lot,  informal  or  illegal  parking — should  be  noted. 

The  parking  analysis  should  also  discuss  proposed  parking  rates  structure  and  type  of  ownership  of 
spaces,  if,  for  example  in  a  residential  condominium  project,  spaces  are  to  be  conveyed  to  unit  pur- 
chasers. 

3)  Delivery  and  Service  Vehicle  Analysis:  This  subsection  should  analyze  the  supply-demand  rela- 
tionship for  delivery  and  service  vehicle  parking.  It  should  differentiate  large-size  trucks  from  small  ones 
and  indicate  the  parking/loading  spaces  provided  for  both  types. 

4)  Transit  Analysis:  For  each  transit  corridor,  a  forecast  should  be  made  of  the  number  of  new  transit 
users  in  the  peak  period,  separated  into  service  types:  local  bus,  express  bus,  rapid  transit  (by  line),  etc. 
Load  factors  for  each  corridor  and  for  each  transit  system  should  be  presented.  A  separate  column  should 
be  created  to  document  the  maximum  acceptable  load  factor  as  established  by  the  Massachusetts  Bay 
Transportation  Authority  (MBTA). 

Transit  capacities  used  in  the  analysis  should  reflect  existing  conditions,  and  also  take  into  account 
planned  improvements  to  be  in  place  in  the  horizon  year.  The  MBTA  should  be  consulted  to  determine 
appropriate  capacity  figures. 

5)  Pedestrian  Analysis:  a  forecast  of  pedestrian  volumes  and  their  impacts  should  be  performed. 
Pedestrian  levels-of-service  should  be  calculated  for  the  surrounding  sidewalks  and  crosswalks,  for  the 
commute  peak  periods  and  noon  peak.  Pedestrian  volumes  should  be  measured  in  terms  of  pedestrians- 
per-foot-per-minute.  The  recommended  methodology  for  such  analysis  is  that  provided  in  Urban  Space 
for  Pedestrians,  by  Pushkarev  and  Zupan  (MIT  Press,  Cambridge,  1975). 

The  pedestrian  analysis  should  also  identify  the  possible  points  of  conflict  between  pedestrians  and 
vehicles,  such  as  at  driveways  and  loading  areas.  If  appropriate,  qualitative  analysis  will  be  required  of 
such  pedestrian-access  issues  as  security,  legibility  and  hours  of  operation  (for  indoor  facilities). 

6)  Construction  Management:  the  BTD  requires  the  submission  of  separate  Construction  Manage- 
ment Plans  for  all  major  construction  projects,  detailing  the  construction-period  impacts  and  the  mea- 
sures necessary  to  mitigate  them.  The  Access  Plan  should  contain  a  general  discussion  of  construction 
management  issues  and  a  list  of  mitigation  measures  to  deal  with  them. 

The  Construction  Management  program  and  procedures  are  outlined  in  guidelines  available  from  the 
Traffic  Management  Division  of  the  Boston  Transportation  Department. 


(4)  Impact  Mitigation 

A)  Mitigation  Measures:  This  section  should  identify  a  package  of  measures  designed  to  mitigate  the  ad- 
verse impacts  of  the  project  on  the  transportation  system.  These  may  include,  but  should  not  be  limited  to,  the 
following. 

1)  Construction  Management 

•  Develop  new  truck  routes. 

•  Provide  satellite  parking  and  shuttle  buses  for  construction  workers. 

•  Use  off-site  location  for  storaging  construction  equipment  and  materials. 

•  Store  construction  equipment  on-site. 

•  Provide  covered  walkways  for  pedestrian  safety. 

2)  Traffic  Mitigation  and  Encouragement  of  Transit  Use 

•  Establish  a  commuter  mobility  program  for  employees.  The  program  would  include  the  following 
elements: 

1.  Formulate  rideshare  program; 

2.  Sell  MBTA  passes  and  provide  route  and  schedule  information  on-site; 

3.  Subsidize  MBTA  passes; 

4.  Encourage  flexible  work  hours  by  providing  utilities  off-hours  at  no  premium; 

5.  Reserve  parking  spaces  for  high-occupancy  vehicles; 

6.  Operate  shuttle  services  to  remote  parking  facilities,  transit  stops,  and/or  tenant  employee  resi- 
dences; 

7.  Provide  discount  parking  spaces  for  rideshare  vehicles. 

•  Provide  services  such  as  arranging  for  car  rentals  by  concierge,  operating  delivery  and  passenger 
shuttles,  and  consolidating  courier  activities. 

•  Participate  in  an  area-wide  Transportation  Management  Association.  Provide  support  staff,  cooper- 
ate with  BTD  in  planning  and  organizing,  etc. 

3)  Parking  Management 

•  Provide  differential  parking  rate  structure  to  encourage  short-term  use  as  opposed  to  commuter 
parking. 

•  Reserve  parking  spaces  for  neighborhood  residents  at  night  and  on  weekends. 

•  No  early  bird  rates  or  all-day  discount. 

4)  Transit  Improvements 

•  Construct  transit  shelters  at  bus  stops  adjacent  to  project. 

•  Provide  direct  connection  to  rail  stations. 

5)  Delivery/Service  Vehicle 

•  Regulate  delivery  schedules  and  size  of  trucks. 

•  Post  building  tenant  list  at  the  freight  elevator. 

•  Locate  the  freight  elevator  adjacent  to  the  loading  dock. 

•  Provide  sufficient  temporary  storage  area  behind  loading  docks. 

6)  Pedestrian  Amenities 

•  Provide  increased  pedestrian  capacity  by  constructing  arcade  (with  BRA  design  approval). 

•  Grant  public  pedestrian  easements  through  building  plaza  and/or  lobby. 

•  Enhance  pedestrian  environment  with  benches,  plantings,  etc. 

7)  Capital  Improvements 

•  Contribute  cash  for  signal  improvements,  streets  or  intersection  geometric  changes. 

•  Participate  in  a  Transportation  Management  Association  for  area-wide  planning  and/or  infrastruc- 
ture improvements. 


The  costs  of  these  measures  and  the  parties  responsible  for  implementation  should  be  discussed  in  this 
subsection,  as  should  funding  mechanisms. 

B)  Monitoring  Mechanism:  to  insure  implementation  of  mitigation  measures,  and  as  a  general  planning 
tool  to  aid  the  City  in  evaluating  development  and  its  impacts,  periodic  monitoring  reports  will  be  required. 
On  an  annual  basis,  developers  should  submit  reports  detailing  factors  such  as  observed  trip  generation,  trip 
distribution,  modal  choice  and  vehicle  occupancy.  Survey  forms  will  be  supplied  by  the  Boston  Transporta- 
tion Department  for  the  documentation  of  these  items,  and  for  evaluating  the  effectiveness  of  the  mitigation 
measures. 

The  administration  and  monitoring  of  mitigation  programs  will  require  ongoing  efforts.  An  individual 
should  be  designated  who  will  be  responsible  for  responding  to  City  inquiries  about  compliance  with  the 
elements  of  the  Access  Plan  Agreement,  and  for  submitting  annual  monitoring  reports.  For  residential  condo- 
minium projects,  indicate  how  the  condominium  association  agreement  will  incorporate  the  Access  Plan. 

In  order  to  quantify  the  effects  of  various  mitigation  measures  on  a  project's  transportation  impacts,  the 
project  sponsor  should  propose  a  set  of  access  goals.  These  goals  represent  the  standards  against  which  the 
City  will  evaluate  the  project's  effectiveness  in  mitigating  transportation  impacts. 

Access  goals  may  include,  but  are  not  limited  to,  the  following: 

•  Increased  transit  modal  share 

•  Reduced  peak-hour  traffic  percentage 

•  Increased  vehicle  occupancy  rate. 


APPENDIX: 

Characteristic  Travel  Rates 


Trip  Generation  Rates 
One-Way  Trips  per  Thousand  Square  Feet 


LAND  USE  CATEGORY 


Person-Trip  Generation  Rates 
Daily        A.M.  Peak  Hr.      P.M.  Peak  Hour 
One-wav       In  Out  In  Out 


Office 

Work 

4.3 

1.7 

0.0 

0.1 

1.5 

Nonwork 

2.4 

0.4 

0.2 

0.2 

0.3 

Total 

6.7 

2.1 

0.2 

0.3 

1.8 

Retail: 

General 

Work 

2.8 

0.3 

0.1 

0.3 

0.6 

Nonwork 

15.9 

0.0 

0.1 

0.8 

1.6 

Total 

18.7 

0.3 

0.2 

1.1 

2.2 

Restaurant: 

Work 

7.9 

0.5 

0.0 

0.8 

0.1 

Nonwork 

53.5 

0.1 

0.0 

4.7 

1.7 

Total 

61.4 

0.6 

0.0 

5.5 

1.8 

Automotive: 

Work 

2.2 

0.3 

0.0 

0.1 

0.5 

Nonwork 

27.9 

2.2 

2.1 

1.4 

3.1 

Total 

30.1 

2.7 

2.1 

1.5 

3.6 

Bank: 

Work 

4.5 

0.5 

0.1 

0.0 

1.2 

Nonwork 

102.3 

2.7 

2.0 

10.7 

9.5 

Total 

106.8 

3.2 

2.1 

10.7 

10.7 

Industrial: 

Warehouse 

Work 

1.1 

0.2 

0.1 

0.1 

0.2 

Nonwork 

1.2 

0.3 

0.0 

0.1 

0.3 

Total 

2.3 

0.5 

0.1 

0.2 

0.5 

Manufacturing: 

Work 

1.7 

0.4 

0.1 

0.1 

0.4 

Nonwork 

0.1 

0.0 

0.0 

0.0 

0.0 

Total 

1.8 

0.4 

0.1 

0.1 

0.4 

General: 

Work 

1.6 

0.3 

0.2 

0.2 

0.3 

Nonwork 

0.9 

0.2 

0.0 

0.0 

0.2 

Total 

2.5 

0.5 

0.2 

0.2 

0.5 

Cultural/Rec: 

Club: 

Work 

7.9 

0.5 

0.0 

0.8 

0.1 

Nonwork 

53.5 

0.1 

0.0 

4.7 

1.7 

Total 

61.4 

0.6 

0.0 

5.5 

1.8 

Theater: 

Work 

1.9 

0.1 

0.0 

0.2 

0.1 

Nonwork 

19.0 

0.0 

0.0 

0.8 

0.9 

Total 

20.0 

0.1 

0.0 

1.0 

1.0 

Library: 

Work 

0.7 

0.1 

0.0 

0.1 

0.1 

Nonwork 

30.6 

0.5 

0.6 

2.9 

2.5 

Total 

31.3 

0.6 

0.6 

3.0 

2.6 

Religious: 

Work 

0.2 

0.1 

0.0 

0.0 

0.1 

Nonwork 

5.6 

0.5 

0.2 

0.2 

0.5 

Total 

5.8 

0.6 

0.2 

0.2 

0.6 

Recreational: 

Work 

0.3 

0.1 

0.0 

0.0 

0.1 

Nonwork 

41.8 

3.4 

0.9 

2.1 

3.0 

Total 

42.1 

3.5 

0.9 

2.1 

3.1 

Museum: 

Work 

0.5 

0.1 

0.0 

0.5 

0.1 

Trip  Generation  Rates 
One- Way  Trips  per  Thousand  Square  Feet 


Person-Trip  Generation  Rates 
Daily        A.M.  Peak  Hr.      P.M.  Peak  Hour 


LAND  USE  CATEGORY 

One-way 

In 

Out 

In 

Out 

Medical: 

Hospital 

Work 

3.4 

0.8 

0.2 

0.1 

0.8 

Nonwork 

4.6 

0.3 

0.1 

0.2 

0.5 

Total 

8.0 

1.1 

0.3 

0.3 

1.3 

Med.  Office 

Work 

4.3 

0,5 

0.1 

0.1 

1.5 

Nonwork 

12.9 

0.1 

0.1 

0.7 

1.1 

Total 

17.2 

0.6 

0.2 

0.8 

2.6 

Educational: 

School 

Work 

1.1 

0.3 

0.0 

0.0 

0.3 

Nonwork 

13.3 

4.5 

2.0 

1.4 

2.5 

Total 

14.4 

4.8 

2.0 

1.4 

2.8 

College 

Work 

1.3 

0.3 

0.0 

0.0 

0.3 

Nonwork 

5.2 

1.0 

0.1 

0.2 

0.7 

Total 

6.5 

1.4 

0.1 

0.2 

1.0 

Day  Care 

Work 

2.0 

0.4 

0.0 

0.0 

0.4 

Nonwork 

57.4 

12.2 

9.7 

10.4 

10.8 

Total 

59.4 

12.6 

9.7 

10.4 

11.2 

Hotel: 

Work 

1.3 

0.1 

0.0 

0.0 

0.1 

Nonwork 

7.5 

0.8 

0.4 

0.5 

1.1 

Total 

8.7 

0.9 

0.4 

0.5 

1.3 

Residential: 

Condo 

Total 

5.0 

0.1 

0.6 

0.6 

0.3 

Apartment 

Total 

6.5 

0.1 

1.0 

1.0 

0.5 

Detached 

Total 

11.9 

0.3 

1.1 

1.4 

0.7 

1987  Estimated  Transit  Share  oi 


Soiree:  Central  Transportation  Planning  Staff 


)aily  Trips  to  Downtown  Boston 

%  Transit  work  trips 


Yo  Transit  non-woric  trips 


Slote:  Percentages  are  of  Total  Daily  Trips 


BOSTON 

TRANSPORTATION 

DEPARTMENT 


Corridor  Distribution  of  Trips  To/From  South  Boston  Piers 
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Corridor 

Highways 

Transit 

Percent 

Peak  Hour 

Person  Trips 

NE 

I-95,US-LRt.  lA 

Blue 

14 

2.600 

N 

1-93,  US-3 

Orange 

13 

2,400 

NW 

Rt.  2 

Red 

10 

1,850 

W 

1-90 

Green 

15 

2,750 

sw 

1-95,  US-1 

Orange 

10 

1,850 

S/SE 

1-93,  Rt.  3,  24 

Red 

34 

6,250 

Boston  Proper 

All 

4 

700 

ALL 

100 

18,400 

12 


CITY  OF  BOSTON 


PRINTING  SECTION 


